ಕರ್ನಾಟಕ ವಿಧಾನ ಪರಿಷತ್ತು 


1/838 | 


:[ಶ್ರೀ ಕೆ.ಎ.ತಿಪ್ಲೇಸ್ವಾಮಿ ನಾಮ ನಿರ್ದೇಶನ 
ಹೊಂದಿದವರು) 


ಪತ್ತಕಸವ' ದನಾ T0320. 
ಪಾತ್ತಕಸುವ ಸಚವರು 7/ಪಮಾವ್ಯಮತ್ರ 


ಲೋಕೋಪಯೋಗಿ ಮತ್ತು 
ಸಮಾಜ ಕಲ್ಯಾಣ ಇಲಾಖೆ 


ಪ್ರಶ್ನೆ 


ಉತ್ತರ 


ಇತ್ತೀಚೆಗೆ ರಾಜ್ಯದ ಯಾವ ಯಾವ 
ರಾಜ್ಯ ಹೆದ್ದಾರಿಗಳನ್ನು ರಾಷ್ಟ್ರೀಯ 
ಹೆದ್ದಾರಿಗಳನ್ನಾಗಿ ಪರಿವರ್ತಿಸುವ 
ಅಥವಾ ಮೇಲ್ದರ್ಜೆಗೇರಿಸಲು ಕೇಂದ್ರ 
ಸರ್ಕಾರಕ್ಕೆ ಶಿಫಾರಸ್ಪು ಮಾಡಲಾಗಿದೆ; 
(ಸಂಪೂರ್ಣ ಮಾಹಿತಿ ನೀಡುವುದು) 


ಆ) [fs 
ಮಾಡಿರುವ ರಾಷ್ಟ್ರೀಯ ಹೆದ್ದಾರಿಗಳು 


ಸರ್ಕಾರಕ್ಕೆ ಶಿಫಾರಸ್ಸು 


ಎಷ್ಟು ಕಿಮೀ ಗಳನ್ನು 
ಒಳಗೊಂಡಿರುತ್ತವೆ; ಇವುಗಳ 
ಅಭಿವೃದ್ಧಿಗೆ ಅಂದಾಜಿಸಿರುವ ಅಂದಾಜು 
ಮೊತ್ತವೆಷ್ಟು; (ವಿವರ ನೀಡುವುದು) 


ಕಳೆದ್‌`ಮೂರು``'ವರ್ಷಗಳಲ್ಲಿ 256 ಕಮೀ 
ಉದ್ದದ 03 ರಸ್ತೆಗಳನ್ನು ರಾಷ್ಟ್ರೀಯ ಹೆದ್ದಾರಿಗಳಾಗಿ 
ಮೇಲ್ದರ್ಜೆಗೇರಿಸಲು ರಾಜ್ಯ ಸರ್ಕಾರದಿಂದ ಕೇಂದ್ರ 
ಭೂಸಾರಿಗೆ ಮಂತ್ರಾಲಯಕ್ಕೆ ಪ್ರಸ್ತಾವನೆಯನ್ನು 
ಸಲ್ಲಿಸಲಾಗಿದೆ. ಸದರಿ ರಸ್ತೆಗಳ ವಿವರಗಳನ್ನು 
ಅನಬಂಧ-1ರಲ್ಲಿ ಲಗತ್ತಿಸಿದೆ. 


ಮುಂದುವರೆದು, ರಾಜ್ಯದಲ್ಲಿ 6038 ಕಿ.ಮೀ. 
ಉದ್ದದ 72 ರಸ್ತೆಗಳನ್ನು ರಾಷ್ಟ್ರೀಯ ಹೆದ್ದಾರಿಗಳನ್ನಾಗಿ 
ಮೇಲ್ದರ್ಜೆಗೇರಿಸಲು (in principle approved) 
ಕೇಂದ್ರ ಭೂಸಾರಿಗೆ ಮಂತ್ರಾಲಯವು ತಾತ್ವಿಕ 
ಅನುಮೋದನೆ ನೀಡಿರುತ್ತದೆ. 72 ರಸ್ತೆಗಳಲ್ಲಿ 39 
ರಸ್ತೆಗಳಿಗೆ ಯೋಜನಾ ವರದಿಯನ್ನು ತಯಾರಿಸಲು 
ಯೋಜನಾ ಸಮಾಲೋಚಕರನ್ನು ನೇಮಿಸಲಾಗಿದೆ. 
ಆದರೆ ಕೇಂದ್ರ ಭೂಸಾರಿಗೆ ಮಂತ್ರಾಲಯದಿಂದ (in 
principle approved) ರಸ್ತೆಗಳನ್ನು ರಾಷ್ಟ್ರೀಯ 
ಹೆದ್ದಾರಿಯಾಗಿ ಘೋಷಿಸಲು ನೀತಿಗಳನ್ನು 
ಅಂತಿಮಗೊಳಿಸಬೇಕಾಗಿರುವುದರಿಂದ ಸದರಿ ರಸ್ಸೆಗಳ 
ಯೋಜನಾ ತಯಾರಿಕೆಯನ್ನು ತಡೆಹಿಡಿಯಲು 
ನಿರ್ದೇಶಿಸಲಾಗಿದೆ. ಉಳಿದ 33 ರಸ್ತೆಗಳಿಗೆ 
ಯೋಜನಾ ವರದಿ ತಯಾರಿಸುವ ಸಲುವಾಗಿ 
ಯೋಜನಾ ಸಮಾಲೋಚಕರನ್ನು ನೇಮಿಸಲು 
ಆರ್ಥಿಕ ಬಿಡ್‌ಗಳನ್ನು ಕೇಂದ್ರ ಭೂಸಾರಿಗೆ 
ಮಂತ್ರಾಲಯಕ್ಕೆ ಸಲ್ಲಿಸಲಾಗಿದೆ. ಈ 72 ರಸ್ತೆಗಳ 
ವಿವರಗಳನ್ನು ಅನುಬಂಧ-2ರಲ್ಲಿ ನೀಡಲಾಗಿದೆ. 
ಸದರಿ ರಸ್ಥೆಗಳಿಗೆ ಯೋಜನಾ ಸಮಾಲೋಚಕರು 
ತಯಾರಿಸುವ ಯೋಜನಾ ವರದಿಯನ್ನಾಧರಿಸಿ 
ಕೇಂದ್ರ ಭೂಸಾರಿಗೆ ಮಂತ್ರಾಲಯದಿಂದ ರಾಷ್ಟ್ರೀಯ 
ಹೆದ್ದಾರಿಗಳೆಂದು ಘೋಷಿಸಿದ ನಂತರ ವಾರ್ಷಿಕ 
ಕ್ರಿಯಾಯೋಜನೆಯಡಿಯಲ್ಲಿ ಅನುದಾನವನ್ನು 
ನಿಗದಿಪಡಿಸಲಾಗುವುದು. (ವಿವರಗಳನ್ನು ಅನುಬಂಧ- 
2ರಲ್ಲಿ ಸಲ್ಲಿಸಲಾಗಿದೆ). 


[eT ಪ ಪತ್ರಕ 


ಇ) |ಕಳೆದ 3 ವರ್ಷಗಳಲ್ಲಿ ಕೇಂದ್ರ ಸರ್ಕಾರ ಕಳೆದ ಮೂರು ವರ್ಷಗಳಲ್ಲಿ ರಾಷ್ಟ್ರೀಯ | 
ಎಷ್ಟು ರಾಜ್ಯ ಹೆದ್ದಾರಿಗಳನ್ನು ರಾಷ್ಟ್ರೀಯ ಹೆದ್ದಾರಿಗಳೆಂದು ಘೋಷಿಸಲಾಗಿರುವ ರಸ್ತೆಗಳ 
ಹೆದ್ದಾರಿಗಳೆಂದು ಘೋಷಿದೆ, ಆ ಏವರಗಳನ್ನು ಅನುಬಂಧ-3ರಲ್ಲಿ ಹಾಗೂ ರಾಷ್ಟ್ರೀಯ 
ರಾ wi ಹೆದ್ದಾರಿಗಳ ಅಭಿವೃದ್ಧಿಗೆ ಹೆದ್ದಾರಿಗಳ ಅಭಿವೃ ದ್ವಿಗೆ ಒದಗಿಸಿರುವ ಅನುದಾನದ 
ಕೇಂದ್ರ ಸರ್ಕಾರ" ಎಷ್ಟು ಅನುದಾನವನ್ನು ವಿವರಗಳನ್ನು ಅನಯ -4ರಲ್ಲಿ ಲಗತ್ತಿಸಿದೆ. 
ಒದಗಿಸಿದೆ? (sialic 

ಮಾಹಿತಿಯನ್ನು ಆದೇಶದ 

ಪ್ರತಿಯೊಂದಿಗೆ ನೀಡುವುದು) 


ಕಡತ ಸಂಖ್ಯೆ: ಲೋಇ 66 ಸಿಎನ್‌ಹೆಚ್‌ 2020 (ಇ) 


| oo LEGISLATIVE COUNCIL QUESTION Annexure! 
Un Starred Question No - 649 (838) 


| Member's name - Shri K A Tippeswamy 


List of Roads submitted by GOK to GOI for upgradation{pending) yearwise from 2017-18 to 
| 2019-20. 


k ROCESS _ 
in | 
| SLNo | Name of Road | Length i | bate ot Reference No. | 
dl SR | Kms. | reference | 
| K Ka K 1 
| 2017-18 | 
| Nil 
2018-19 1 
| 1 |Kushalnagar - Virajpete section of SH -91 | 4527 | 24.08.2018 | PWD226CNH2018 | 
| Hunsur (SH-90) to Tholpatti (Kerala border) (SH- | | 
| 2 ;89) via Gonikoppa - Ponnampet - Srimangala - 86.4 15.12.2018 PWD 356 CNH 2018 | 
[Kutta | ಗ | 
| _ 2019-20 _ _ R 1} 
[Sakleshpura - Kodlipete - Shanivarsante - | | 
| Gopalapura - Hebbale - Kushalnagar - 
. 06.2019 D 
3 Guddehosur - Siddapur - Ammati - Virajpete - 8A ರ PRD RE TRS 
Thalacheri - Kannur | | | 
i 256.07 j 


ಘಾ 
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KARNATAKA LEGISLATIVE COUNCIL QUESTION 
UnStarred Question No - 649 (838) 


Members Name - Shri K A Tippeswamy 


Present status of 


Inprincipally approved Roads in the State of Karnataka Annexure Il 
s1 fenuth Awarded 
Division Name of the road _ st Date of start] Costin Agency Remarks 
no in Kms 
crores 
iw . INH -9 to Narayanpet Road via Mudabi-Harkod- ಸಷ ರಾದಾ ne | Alignment approved, FFR approved by CE, 
1 Kalaburagi Naryanpet Road 200 cad | 579 Transys Samulart NH 
§ € Bijapur-Yatnal(Karnataka)-guddapur-Jatta- ತ N A NN 
A | A Jalavahini Management |Alignment submitted to Ministry on 27.09.18, 
unction ofNH-166 near Nagaj(Maharastra -09- J 
2 | Vijayapura |} ) 4) ‘ 4 28992017 ೪8 services approval from Ministry awaited 
| 3 | Vijayapura |Belgaum-Bagalkot-Raichur 350 | 19.08.2017 12.21 Secon pvt.ltd. Foreclosed 
| 4 | Chitradurga |Sirsi-Haveri- Kudlagi-Molkalmur si 241 | 18.08.2017 8.29 Secon pvt.ltd. Alignment approved by Ministry 
WN Kalpetta- Manandawadi-H.D.Kote-Jaipur-Mysore Shrikhande Consultants M | we 
5 | Bengaluru 90 | 03.10.2017 | 2.54 Bvt Ltd JV with Alignment submitted to Ministry on 
13/02/19. 
CVKhand 
| , ಈ ಬಾ, ದ | 3 SN. f ವ 
6 | Kalaburagi Gulbarga(NH-50)-Umerga(NH-65) 64 26.10.2017 2.05 Highway Engineering Descope PE to Ministry on 
SN Mysore-(NH-766)-Bannur-Malavalli(NH948) § KN ನ್‌್‌ Global Infra Solutions | N ಸ MN 
iin 4 i Alignment submitted to Ministry on 
7 Bengaluru 45 14-11-2017 1.18 JV with Infycons 22/12/2018. 
=! creative _ SE | ದ § § e) 
el Shimoga to NH-4 via Shikaripur, Hangal, Tadasa R N 
R Alignment submitted to Ministry on 31.08.18, 
8 | Chitradurga 170.5 | 01.09.2017 5.73 TPF-HBS (JV) further submitted to CE, RO on 23.03.19 
| NH-4 Shimoga-Honnahalli-Malebennur-Harihara NH | Infra Support | Kk | 
i 9 | Chitradurga |206 79.05 | 22.09.2017 2.90 [Engineering Consultants | Alignment approved by Ministry on 27/11/18 
| | NES ರ nd 
| ನ  JHunasanahalli-Kodihalli-Kanakapura-Ramanagara- | Alignment submitted to Ministry on 
| 10 | Bengaluru Magadi-Pavagada to AP 170 K RAG ಸ K | eh PALA WN 04107/2018. | 
Walis Mariyamanahalli-ltagi-Harapanahalli-Harihara | Infra Support 
11 | Chitradurga [junction with NH-4 105.5 | 22.09.2017 3.62 Engineering Consultants | Alignment approved by Ministry on 27/11/18 
| | A _ Pvt Ltd NEE NN, 
Wi Jahirabad-Bidar-Deglur ( Maharashtra=100kms, Tod ens 
12 | Kalaburagi |Karnataka=58 kms, Telanagana=25 kms) 58 | 25.10.2017 | 1.86 Highway Engineering | "°”€<losure ಸ pS edtoMinistry 
[| A ಸ ಮ ಮ BS NE 
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st Length Awaited 
Division Name of the road 3 | pate of start | Costin Agency Remarks 
no in Kms 
crores 
Joining NH-65 - Murval -Aalur- Akkalkote- Indi - | Ws ್‌್‌ § Ke 
13 | Vijayapura |Jhumuki (NH-13)- Bijapur border (NH 13) ( 63 21.12.2017 2.35 Mukesh Selam Alignment submitted to Ministry on 18.03.19 
Maharashtra=150kms, Karnataka=63kms) _ Ki d 
.  |Dandeli-Haliyal-Dharwad-Saundatti-Mudhol- Alignment subrnitted to Ministry on 
14 Hubballi Jamkandi-Vijyapura 270 | 11-10-2017 6.18 Satra Infrastructure 2101/2019 
Nargund-Gadag-Mundaragi-ltgi-Jagalur Infra Support 
15 Hubballi 260 13-10-2017 7.64 Engineering Consultants | Alignment approved by Ministry on 27/11/18 
Pvt Ltd 
Ap Atzalpur-Alme-Indi § Me RTE 
16 | Vijayapura 2p 42 28-09-2017 1.67 HBS Infra Alignment submitted to Ministry on 27.09.18 
Junction of NH-50 near Hungund-Athole- al i Alignment meeting conducted at office of 
17 | Vijayapura |Pattadakal-Badami-Ramdurga 85 | 28.09.2017 2.25 Vax Consultant CE,NH on 19.11.18, alignment to be 
§ K RE | A submitted to Ministry 
|Lingasugur-Rodalabanda-Narayanapur-Nalatwad- 
Muddebihal-Huvinahippargi-Devarhippargi- Tamba- | 
18 | Vijayapura | junction of SH-41 and SH-34 167 28.09.2017 553 Satra Infrastructure | Alignment submitted to Ministry on 18.03.19 
| | 
| \ 
§ [indi-Zalaki-Chadchan-Shiradona-Maharashtra fins ಸ್‌ q @ § 
19 | Vijayapura [gorge oF 48 | 02.03.2018 | 1.57 CV Kand Alignment submitted to Ministry on 18.03.19 
[I |Chincholi-Sedam-Chitapur-Wadi-Nalwar-Sannati- AAS > Alignment approved, FFR approved by CE, | 
20 | Kalaburagi Shahapur (NH to NH link road) 170 05.09.2017 5.40 Transys Consultants NH 
| Jath (Mah) Athani-near Gokak (Karnataka=92km, y ! Alignment meeting conducted at office of 
21 | Vijayapura |Maharashtra=26km) 92 21.12.2017 2.95 Mukesh Selam CE,NH on 19.11.18, alignment to be | 
| # | submitted to Ministry 
Bhalki-Basavakalyan (upto Jn of NH-65 | J Final Ali rep i 
22 | Kalaburagi alk asavakatyarv {upto :Jn 0 ) 47 20.09.2017 1.78 COS Consultancy | Final Alignment report meeting to be 
* Mos re ಪ ENE WB CS eS RS conducted ಭಾವ 
| Manekhalli-Chincholi-Mariyan-Tandur- | ಹಾನ್‌ PER el 
23 | Kalaburagi Mehboobnagar (Karnataka=54km, Ee (SSIS We PS SGN) SSRSNS pe pe ಕ to Mimsy 
|Telengana=96km) Seryices. ELM 
| 1 [Ginigera-G ti - Manvi-Sindnur-Kalmal- DRE j Sm; 
24 | Chitradurga (gome MR 162 | 18.08.2017 | 6.05 | Secon Private Limited 1 Alignment approved by Ministry 
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ಮದಿ ಮುನಿ ಮ ತಾಯ ವಿ _ ಆ, Ke ಜು 
H 
| 
| Awarded 
SI Division Name of the road lL ength Date of start! Costin Agency Remarks 
no in Kms I 
crores 
ಡು Fe ಬೂ ( 
Sankeshwar(NH-48)-Gokak-Yargetta -Munvalli- | India International 
25 | Hubballi |Nargund(NH-52) 127 | 17-11-2017 3.10 Infrastructure Alignment approved by Ministry 
| Engineers Ltd 
Wi NH-4Tadas-Kalgatagi-Dharwad-Hebsure Alignment submitted to Ministry on 
26 | Hubba? |} glgund-Annigeri to join NH-63. bn gid EHSAN 30/11/18. 
Nargund-Belabaniki-Gajendragad “Kushtagi- § f ಸ | _ ಸತ್ರ 
27 Hubballi Tavargere- Sindhanur(NH-150A) 141 16-11-2017 } 4.84 Louis Berger Alignment submitted to Ministry on 3.10.18 
| Koppal-Belgatti-Mundargi-Bagevadi-Belhatti- | Infra Support s R pp 
28 | Hubballi |Govandi-Gurdur-Shiggaon 114 | 20-11-2017 | 3.84 Engineering Consultants Ali8nment submitted to Ministry on 
18/09/18. 
M _ Pvt Ltd 
Mangalore/ Channarayapattana-Holenarasipur-Arkalgud- 
2 | Lassan |Kodlipet-Madikeri A | KN 
's Madikeri Virajpet-Makutta (in Karnataka) and 183 | 08-06-2018 | 4.68 LET Pvt Ltd Alignment submitted to Ministry on 
| x x 16/01/2019. 
30 | Mangalore [connecting Kannur (in Kerala) (Karnataka=45km, 
Kerala=55km) 
/ Karwar-Kaiga-Mundgod-Savanur-Gadag- \ Intercontinental 
31 | Karwar Gaೇಗರೆ[೩g೩ರ 318 | 22-05-2018 | 8.42 consultants and [Alignment submitted to Ministry on 21/01/19 
| Technocrats Pvt Ltd k 
Gundlupet (NH-212) to Chamarajanagar (NH-150A) | India Internationat 
32 | Bengaluru 35 26-03-2018 1.03 Infrastructure Alignment approved by Ministry on 12/09/18 
| | | l Engineers Ltd 
F Hyderabad -Moinabad-Chevalla-Manneguda- FFELAl ಟ ba 
33 | Kalaburagi |Kodangal=Karnataka border upto junction of NH- | 69 | 24072018 | 2.05 Monarch Consultants Wesignment 2 ಲ 
| 50 near Yadgir conducte 
NN Junction of NH-161 near Nizampet-Narayankhed- | § ನನ (stile Mist 
| 34 | Kalaburagi [Bidar (Junction at NH-50 in Karnataka) i 60 ಫ 1.88 Monarch Consultants | "°T€closure proposal submitted to Ministry 
j | t | on 28/12/2018. | 
SOE NE I ಬೂ ಭಾ ಜತೆ Il 
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ಸ _ ಭಾ ನ pF pes ವಿವ — PRUE ಜಿ 
Awarded 
Sl ( | Length 
6 Division | Name of the road in Kms Date of start| Costin Agency Remarks 
crores 
| § Joining NH-65 - Jahirabad - Virur- (NH-50) - Bhatki _ pe p KRG 
35 | Kataburagi |(NH 52) - Nilanga - Nitur- Latur- ( |! 48 | 24-07-2018 0.75 Jalavahini Management Inception report approved, alignment yet to 
Maharashtra=100kms, Karnataka=42Kkms) services be submitted by the Consultant 
—T Ramnagar-Sadhashivgad i CS | § KN NE eR 
36 Karwar | 122 | 15-06-2018 4.42 TPF -HBS Infra (JV) Alignment submitted to CE, RO on 23-03-19 
WB Khanapur-Haliyal-Yellapur( NHS) i _ ಎ 
37 | Karwar Rut pur(Ni'2) 93 | 2105208 | 3.37 Choice Consultancy | Alignment submitted to CE, RO on 23-03-19 
iF Yellapura(NH-52)-Sidapura-Talaguppa-Bhatkal Kl | 
38 | Karwar PROSSER app 195 | 28-06-2018 | 745 | Transys Consultants | alignment submitted to Ministry on 1-2-19 
- Stretch starting from near Gurlapur-Mudhol-Bilgi § § Infra Support 7 § 
39 | Vijayapura [Cross on NH-52 75 30.06.2018 1.96  JEngineering Consultants] Alignment submitted to CE, RO on 16.3.19 
_ _ Pvt Ltd 
40 | Mangalore |Belur to Chickmagalur 20 3 | WK 
\Molkalmur(NH150A) -Rayadurga-Ananthpura. (NH- 
41 | Chitradurga Mun )sfayacuig purasl 12 
42 | Chitradurga |Davangere (NH-48)-Channagiri(NH-369) 60 oo fl ial Bld-stibiritted £6; Milt 
Fy Py F mG Ka a submitted to Ministry on 
Shringeri-Agalagundi-Jayapur-Balehonnur-Hyrambi wpgne! 
43 | Mangalore Aldur-Nadipur 7.02.2018 and CE, RO on 18.3.19 
Karkala-Moodbidri-BC road(including overlapping 100 fj 
44 | Mangalore [stretch of 19 kms of existing NH169) 
; Adoni-Raravi-Shiraguppa (Karnataka=19km, | 1 = § § § § 3 
45 | Chitradurga Telegana-25km) 19 
46, Hubballi |Gangavati-Tavaragera-Mudgal KN 70 | § 8 
47 | Chitradurga |Torangal-Sandur-Kudlagi g 40! We 
48 | Mangalore Manipal-Karkaa _ ಟೆ N _ KEE Financial bid submitted to Ministry on | 
49 | Mangalore Ramasamudra-PUnjalkatte RE 1 112 _ 3.02.2018 and CE, RO on 18.3.19 
50 | Mangalore |Belthangadi-Shiradi Via Dharmasthala i RON R 
51 | Mangalore |Gundya-Subramanya 1 KN 
Kundapur-Koteshwar-Halady-Someshwara-Agumbe- 
52 | Mangalore Sringeri 88 
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(sl Length Awarded 
| Division Name of the road 8 Date of start | Costin Agency Remarks 
no in Kms 
crores 
[53 Mangalore |Hosadurg-Panathur-Bagamandala-Madikere 76 ಧ್ರ | § fy Financial bid submitted to Ministry on 
| 54 | Mangalore [Cherkala-Kalladaka ಪ್‌ g 3.03.2018 and CE, RO on 22.3,19 
| 3 Sickie Tumkur-Kortagere-Pavagada-Kalyandurga- 116 Financial bid submitted to Ministry on 
| “Hr  [Veparalla 10/08/18 and CE, RO on 22.03.19 
Kollegala-Hanur-MM Hills-Palar road-Tamilnadu- 
| Border extended upto mettur in Tamil Nadu 
} 56 - |(Karnataka=91 km, Tamil Nadu=30kmy 91 DPR prepared by KSHIP 
57 3 Vadakkenchery-Pollachi we 22 | _ ee 
58 B.C road-Kaikamba-Kateel - Muiki road 48.1 
- 2 - — Bei ied out b I 
59 Thokottu-Mudipu-Melkar 26.53 SSR ec EY NH 
| ನ 3 ಲಂ ಈ oN 
| | Chitradurga(NH-48)-Challekere-Pavagada- Financial bid submitted to Ministry on 
60 | Chitradurga (5. fkonda(APY(NH-44) ಹ 20.08.18 
¥ Chintamani(NH-69)-Chelur-Rayachervu- & § 
61 | Tumkur |7e nakal(AP)(NH42) 35 
| Stretch from Kuppam on NH-42(AP) - Kolar on NH- 
75 (Karnataka) (Length in AP=25 kms and 
| (2 MKF ( Kp ) (Leng 40 Financial bid resubmitted to Ministry on 
AERIS) 12.09.18 and CE, RO on 22.03.19 
Madakasire-Rolla (Ap/ Karnataka border) - Sira in SE ROLLS, 
[x1 Tumkur  |the state of Karnataka (Total length= 67 kms, AP = 29 
| 38 kms, Karnataka = 29 kms) 
64 Tumkur Mulabagalu -Tayalur ವಷ Sui 24 - 2 KN _ _} 
| NH-9 connecting Tembhurni-Pandharpur- 
65 € Mangalwedha-Vijapur Karnataka border ( 15 
\Maharashtra=125kms, Karnataka=15 kms) | 
| IRajura-Korpana-Adilabad Maharashtra-61 § 4 
66 < BUrB-orpanasAdllabad road {Maharashtra py Will be taken up by NH, Maharashtra. Hence, 
kms, Karnataka=21 kms) 
—— - — _ - - —— ——— not taken by NH, Karnataka 
NH-66 Sawantwadi-Aajara-Gadhiglanj-NH 4 ( 4 
67 _ \Maharashtra=102kms, Karnataka=4 kms) 
8 Vengurla-Math-Amboli-Chandgarh-Belgaon ( F 
68 | Maharashtra=100kms, Karnataka=11 kms) ! | 
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si | Length Awarded 
'ನನೆ Division Name of the road ii Ks Date of start | Costin Agency Remarks | 
crores 
69 | Mangalore Mangalore old port to NH66 near Kollur 7.6 i Inhouse/ Submitted to GOK I 
70 | Vijayapura |Mah Border - Indi-Vijayapura | 42 | overlapped with work at sl no 14 
Gooty connecting Pathikonda, Adoni, Madire, 
y Hanaval, Kunthanahai, Upparahal, Kowthalam, R | 
7; || VHayapura Urukunda, Halvi, Kumbalanuru, Manvi in the state 13 tender yet to be invited 
of Karnataka 

junction with NH-167 near Anjaneya temple 
72 | Chitradurga |swamy in Andhra Pradesh to Bellary in the state 26 tender yet to be invited 

of karnataka ಸ: 

TOTAL| 6038.3 
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KARNATAKA LEGISLATIVE COUNCIL QUESTION 


UnsStarred Question No - 649 (838) 
Member's name - Shri KA Tippeswamy 


DETAILS OF DECLARED NATIONAL HIGHWAYS IN THE STATE OF KARNATAKA DURING THE LAST 3 YEARS 


Annexure IIL 


ಸ No ] Stretc/Chainage J Tength Km) 
SI No Latest revised T G. Total 
Old | New date of Name From To With PWD | With NHAI ” 
declaration 
[se 
2016-17 
[pg Mhaisal Khagwad 
1 |1| 160 | 001207 [TheHighway Starting from Tasgon, Miraj connecting Chikkodi and terminating its junction with NH-48 in the state of KA T ಸ ಸಾ Nippani 26.00 0.00 26.00 
mi 
|§ re rEnway Slarting from pandharpur i Mangalwedha in MEand terminating il jancion wih NETS NEAR Bipare  Feme NH-52 NEAR | 
2 | 516A | 561A | 28-02-2017 y 8 P 2 gts) JP Jap "p 12.00 0.00 1200 
| |the state o f KA road Bijapur Rl; ¥ 
The Highway Starting from its junction with NH-7521 near Jintur in the state of Maharashtra and connecting to Bori, Zari, 0.00 km (Auradh - 45Km (Halbur 
3 |752K | 752K 03-01-2017 |Parbhani, Gangakhed, Isad, Kingaon, Dhanora, Wadval, Nagnath, Gharani, Nalegoan, Latur, Nitur, Nilanga, Sirshi, Aurad Shajani MH-KNT Near Jn with fl 45.00 0.00 45.00 
Shajani in the state of Maharashtra and terminating at its junction with NH.50 near Bhalki in the state of Karnataka. border) acs 
T = T a 7 
The Highway starting from its junction with NH-548C Akot, Patsul, Bhod, Akola, Barshi Takli, Shelu bazaar, Mangrulpir, ] 
Manora, Digras, Arni, Dhanoda, Mahur, Sarkhani, Kinvat, Islapur, Himayatnagar, Bhokar, Mudkhed, Nanded, Osmanpur, P A p 
4 | 1614 | 161A Ka Kautha, Mukhed, Barhal, Mukrabad, Lakhmapur, Sawarmal, Nangarga, Wazzar in the state of Malu cash ue connecting A aumarpall suas ora Ring] 4500 0.00 45.00 
k Aurad, Tuljapur, Mustapur, Markhal, Nawadgeri and terminating at its junction with Bidar Ring Road in the state of a) (ol 
Karnataka. 
| dl ನ | 1 
p R p < AES « § A lermintating at its 
3-01-2017 |The Highway starting from Khanapur-Nagaj-JAT in the sate of MH and termintating at its Junction with NH-52 near bijapur] MH-KA border near ್ಯ p 
5 | I66E | 16E | 24 ozo? [inthe Kanamadi Jineton wien NH$2; 2500 00 2500 
| |_ near bjjapur We 
Bi Total [sso 
2017-18 
The highway starting from its junction with NH-73 near Mudigere connecting Chikkamagaluru, Kadur, Tamatadahalli, 0.00 km (Mudigere 
JH- ಸಿ 
1, NEI) 7s 05-12-2017 Hosadurga and terminating at its junction with new NH No. 369 near Holalkere in the State of Karnataka, Hand post) 5200 km (Holalkere] 152.00 0 2200 
mk + [8 | 1 + ( 
ps (The Highway starting from its junction with NH-548C near Mantha connecting Deogoan Fata, Selu, Pathari, Sonpeth, Parali Jaclon iii NEE 
2 Fi 5488 | 23.03.2018 Vaijnath, Ambajogai, Renapurphata, Latur (NH-361), Ausa, Omarga, Yenegur, Murum, Alur, Akkalkot, Nagasur in the state] Nagansur Near MH- oo ಪ inth 271.00 0.00 271.00 
ಇಳಿ of Maharashtra connecting Bijapur (Vijayapure), Tikota, Athani, Kagwad, Chikhodi, Sankeshwar and terminating at its KNT Border pi £ ಹ ಸ ; : 4 
ER junction with NH-48 near Gotur in the state of Karnataka. ಸ | 
Po - t 4 
A 2 ತ ಸ $ ಗ | Junction with 150A 
(The highway starting from its junction with NH No. 44 near Ananatpur connecting, Rayadurg in the State of Andhra 
3 [S4DD| $4DD | 01.05.2017 [ee a] terminating at its junction with NH-150A near Molkalmury in the state of Karma sk. AP Border (105.00Km) er 1400 0.00 2800 
1 1 il: lk 


Page 10f2 


T NHNo KN Stretch/Chainage Lays. (Km) 


31 Nol Latest revised G. Total 
old New date of Name From To With PWD | With NHAL 
declaration 
ls | A SS 
'The highway starting from its junction with NH No. 44 near Kodikonda checkpost connecting 99,179KM (AP 115.779 
4 | sue | Su | 01052017 | pakanitindupur Madakasira, Rolla, AGAUI in AP and terminating its junction with NH-i8nrae Sira in KA BORDER) (Gira Town) 3680 | 900 ಸನ | 
—T ್‌ | pi ತ 1 
A k ES | F ಫ | F A KA and Gadhinglaj 
'The highway starting from its junction with NH-48 near Sankeshwar in the state of Karnataka, Gadhinglaj, Ajara, Amboli, junction with NH-48 1 
5 | sem | sist | 0512207 (EB wae, Insull and terminating at its junction with NE-66 near Banda in the state of Maharshtra. near sankeshwar Kore HR ರ 0೫ ಸಸಿ 
— p - — —— —!— 1 
I 'The highway starting from its junction with NH-748 near Machhe Connecting Piranvadi, Navage, Kinaye, Kusamalli, 0.00 Km 
6 |7aBgAA | 748AA | 05-12-2017 |Jamboti, Kalmani, Kankumbi, in the state of Karnataka Poriem, Matnee and terminating at Sanquelim (near Shri Dattaraya Qn With NH-748 near .81 Km near Goa Bord 49.84 0.00 49.84 
[ _|Mandir) in the State of Goa. T Macche) RS l. 1 
'The highway starting from its junction with NH-67 near Koppal and terminating at its junction with NH No. 50 near Metgal The Highway stating » UT Ee 
7 | 367A | 367A | 05-12-2017 gay: 8 } PP: ತ) i 8: junction 0.00 25.10 25.10 


in the State of Karnataka. from its junction with | 10,50 near Metgal i 


ಭು in 
| AW | NH-67 near Koppal By the state of KA 


The highway starting 
The highway starting from junction of NH-648 and NH-48 near dobaspet(manne), Nijagal,Kengal,Gudemaranahalli,Harthi, from junction of NH-648 Thokasandra in the 


- $ SBA SA 1.012018 Melahalli,Hulikeregunnur, Rayasandra,Banavasi, Thokasandra in the state of KA connecting Acchettipalli and NH-48 near state of KA noo 13 ತಗಿ 
dobaspet(manne) 
ಹ | Wl Wb. — Ig = 
Terminating at its 
'The highway starting from its junction with NH-69 near Sagar Connecting connecting He wa Junctions i NH- 
9 | 369E | 369E | 23.03.2018 Huvinahalli, Holebaglu,KalasavalliSighanandoor and terminating at its Junction with NH-766C near MARAKUTUKA in ts ncn Ww ಭಷ K 67.20 0.00 67.20 
the state of KA NEHL-69 near Sagar MARA KA in 
(OKM) the state of KA (67.2 
[ 1 I Km) | 
A Starting from is junction with NHL-73 near belurs connecting Hassan  Holenarasipura and terminating its | 0 Kem (BELURU HAND ಬಡ a ili jie 
ಹ junction with NH-275 near Bilikere in the state of Karnataka POST) ಗ್‌ ಸ 2 . 
ll Hy 
he highway starting from its junction with NH-275 near Hinkal village connecting NH-275/ NH- 150A near Columbia 0Km i T 
1 | 25k | 275K | 23.03.2018 Asia Hospital, NH-766/ NH-150A near APMC Bandipalya and terminating at its originating junction with NH-275 near ral) 41.535 Km 4154 0.00 41.54 
Hinkal Village arround Mysore city jn the state of Karnataka. (Mysore Ring Road) 
F 1 DIVAGI near Kumta T 
12 | 766E | 766E 28-08-2018 |The highway starting trom KUMTA-HAVERI-SIRSI (KM) 128.89 Km (wed) 72.89 A. 56.00 128.89 
If - it I — Bs le 
13 | 1638 | 1638 "The highway starting from BIDAR -Nizamapet | 096, fe NT 20 Ko | 2000 0.00 20.00 
L A mi 
i 4.265 km (Junction iN | 
14 | 766EE | 766EE | 28-08-2018 |The highway starting from its junction with NH-66 near Hattikeri and terminating at Belekeri Port in the State of Karnataka. | 0 Km (Belekri port) with Nh-66 near 4.27 0.00 4.27 
Wp Hattikeri) ils 
| ] I Total[_ 1097.40 
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LEGISLATIVE COUNCIL QUESTION Annexure-IV 


Un Starred Question No - 649 (838) 
Member's name - Shri K A Tippeswamy 


Mode NH Length Date of |Sanctione Lig Targetted Revised/Li 
SL No of Project No. (Km) Origina/ | dCost/ | Dateof Completed [Date as per kely date 
Execut (Old/ Revised | /TPCRs. Start R of 
i No ಸ _ in Km contract < 
ion New) Sanction | in crore completion 
Improvement and reconstruction to two lane with ] 
paved shoulders from Km 24.60 to Km 70.063 of 7.1Km 
1 EPC Mudigere - Kadur section of NH-173 through EPC 173 | 45.46 |29.12.2017| 297.3 |18.01.2019 completed 17.01.2021 | 17.01.2021 
mode( Job No.173-KNT-17-18-873) 
Upgradation of state highway SH-57 to 2 lane with T- 
paved shoulder from km. 432.000 to km. 584.000, 
connecting Chikkamagalur to Bilikere via 
[tert Belur,Hassan, Holenarasipura, Krishnarajanagar 33.15Km 
2 ts including 3 link road to National highway( package] 373 |47.655| 26.03.2018 | 325.86 |23.10.2018 completed 22.04.2020 | 22.04.2020 
“Il from km. 489.845 to km. 537.500)(Hassan to 
Yedegowdanahalli section) in the state of 
Karnataka 
Bk us 
Construction of Major Bridge across Sharavathi y “| 1 1 
back waters and approaches between Ambargodu Preliminary 
3 EPC |& kalasavalli of NH369E in the State of karnataka | 369E 6 06.03.19 423.15 |12.12.2019| workin 11.12.2022 |(1.12» 20೭ 
( Job No NH369E/KNT/2018-19/895 progress 
otal —T XHR 704631 Wi ವ್‌ 


